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mmA 0502 
Copy ^ oi^ 

IZ October i9bl 


KiEMOBAN0tJI4 FOR: Actixig Clklef» 0PO 


SUBJECT: 


Proposed Schedule • October 1961 


1. This memomndum coatalns recomixieDdmtioas for the spproml 
of the Aethig Chief, DPD, Such recomroeadstioas sre co&tsiaed la 
paragraph f. 


2. Aircraft status at this time is as foUows: 

a. Aircraft 342 - la comxaissloa - time retoaiaiag 49 hours. 

b. Aircraft 343 - out 

c. Aircraft 344 > <mt 

d. Aircaaft 358 - la - time remalalag ll hours. 


6 November. 25X1 A 

28 October. 


25X1 A 

I 

I 

^5X1 A 
^5X1 A 

25X1 A 
25X1A 
^5X1 A 
25X1 A 


e. Aircraft 378 •la - time remaialag U hours. 

3. The oaly over-rldiag requlremeat for local flvintfr at 
t he comptetioB of the chec kout phase for 
datd ' 


~Tq 


has had oaly oae ruse ta the U-2C. A mlaimum 


of two additioaal flights should be completed to consider Jdm coalified. 
la view of la nding operattoas we have an opportunity to gain for ' 


^ ^ctuat experience la preparation and taunchtns of a mlssl<m. 

It Is recommended tfaat^ ] .hipping date be adjusted 


as necessary to en able him to fly the U-2C on the I2th and I3th of October 

and deploy wiUi the Detaehmeat on at least one of the scheduled 

operational missions. 


1 


Approved For Release 2002/07/31 


SECRET 

CIA-RDP63-0031 3A000600080034-1 







Approved For Release 2002/07/31 : CIA-RDP63-00313A000600080034-1 

SECRETi 


4. XnfUght refneUng tralateg and continued development of doctrine 
sbottld be reeamed tbe week of b November 1961. A eepnrate memorandum 
will be prepared on thle eubject. 

5. A repreeentatlv* from Special F^rojecte Braacb ebould be 


eckedttled to participate In die pending staging operation at , 

Tbls U considered necessary to assure continued understanding of flold 
pi^biems by baiiadquartcrs personnel. 

6. To accomplish the proposed operations it is recommended that 

the NIMBUS operation be scheduled not sooner tton 26 October t o allow 

... 'and the 


adequate time to complet e transiti on for[ 
periodic Inspection. “ " 


The 


op<it? 4 k>tioz^ fllioutd be #oou 


as possible due to the time remaining on the aircraft and to prevent 
excessive down time prior to deployment. 

T. B is recommended that: 


25X1 A 
25X1 A 

25X1 A 


a. 

the time 


complete transition training with 
remaining on aircrazc oS8. 


b. 


necessary to accomplish this training. 

Istage with the 


c. 


on the NIMBUS operation. 


25X1A 


>5X1 A 


to 


d, A representative of SPB stage with the 


1961. 


25X1A 


£. The Staging to 


after receipt of necessary approi^ls. 


bs scheduled as soon as possible 


25X1 A 
25X1A 


reporting date be adlusted as 

Idotachment 2 5X 1 A 


detachment 25X1 A 


e, NIMBUS operation be confirmed for on or about 26 October 


mm 

25X1 A 

Chief. Special Projects Braacn. DPD 
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Til© rccomiiseu^^tlons coata.la«d la 
paragraph 1 , are approved: 

lUB 1 2 OCT 1961 

Colonel USAF 

Acting Chief, OPD-DD/F 


Dietrthutioa: 

#l - DPD/C/SPB 
#2 - AC/OPD 
#3 - DPD/RI 
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